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Message Text 

UNCLASSIFIED 

PAGE 01 SINAI 00840 311339Z 
ACTION SSM-05 

INFO OCT-01 NEA-10 ISO-OO OC-06 CCO-OO /022 W 

010818Z 093786/11 

R 311328Z MAR 77 
FM USMISSION SINAI 
TO SECSTATE WASHDC 2426 

UNCLAS SINAI 0840 

FOR SSM 

E.O. 11652: N/A 
TAGS: ASEC 

SUBJECT: STATUS REPORT 
REF: A) STATE 064643, B) SINAI 0822 

1 . PERIMETER SECURITY 

A. STILL AWAITING TRANSMITTERS FOR E-FIELD FENCE. 

B. FUNCTIONAL TEST OF DISPLAY SYSTEM AND LLL TV/SEARCHLIGHT WAS 
COMPLETED SATISFACTORILY. FINAL CONSOLE CLOSEOUT IN THE GUARD 
STATION IS EXPECTED TO BE COMPLETED TODAY. 

C. COM/OPS - WATCH STATION ALERT SYSTEM IS APPROXIMATELY THIRTY 
PERCENT COMPLETE. EXPECT COMPLETION ON APRIL 5. 

D. ALL SIX SSCS SECTIONS COMPLETED. AWAITING TRANSMITTERS. 

2. RO SYSTEM IS STILL STALLED. 

A. SOME PLUMBING COMPONENTS HAVE ARRIVED. 

B. SHIP WITH RESERVOIR IN HAIFA BUT DO NOT EXPECT TO RECEIVE 
UNTIL APRIL 7. 

UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 SINAI 00840 311339Z 


3. CONCRETE PAD DID NOT SET CORRECTLY. CONTRACTOR IS RETURNING 
APRIL 4 AND WILL TRY TO SALVAGE BY PUTTING AN EPOXY CAP ON IT. 
THORNE 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 -Jan-1 994 12:00:00 am 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Sent Date: 31 -Mar-1 977 12:00:00 am 
Decaption Date: 01 -Jan-1 960 12:00:00 am 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 -Jan-1 960 12:00:00 am 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1977SINAI00840 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Expiration: 

Film Number: D7701 12-0051 
Format: TEL 
From: SINAI 

Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1977/newtext/t1977032/aaaaabln.tel 

Line Count: 59 
Litigation Code IDs: 

Litigation Codes: 

Litigation History: 

Locator: TEXT ON-LINE, ON MICROFILM 

Message ID: 921bd0b1-c288-dd11-92da-001cc4696bcc 

Office: ACTION SSM 

Original Classification: UNCLASSIFIED 

Original Handling Restrictions: n/a 

Original Previous Classification: n/a 

Original Previous Handling Restrictions: n/a 

Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: 77 STATE 64643, 77 SINAI 822 
Retention: 0 

Review Action: RELEASED, APPROVED 
Review Content Flags: 

Review Date: 04-0ct-2004 12:00:00 am 
Review Event: 

Review Exemptions: n/a 
Review Media Identifier: 

Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 

SAS ID: 2989632 

Secure: OPEN 

Status: NATIVE 

Subject: STATUS REPORT 

TAGS: ASEC 

To: STATE 

Type: TE 

vdkvgwkey: odbc://SAS/SAS.dbo.SAS_Docs/921bd0b1-c288-dd11-92da-001cc4696bcc 
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